Arlington High School Building Committee 
Temp Phasing Subcommittee Meeting 
Tuesday, October 26, 2021 
Conducted by Remote Participation 
3:30 pm — 4:30 pm 


Agenda 


e DPW/IT Coordination Update 
e Move Management Update 
e Christmas Move 
= Library 
= Kitchen 
e February Move into Phase 1 Building 
e Temporary Connector Building Schedule 
e Phase 2 Logistics 
e Phase 2 School Schedule 
e Fusco East Side Temp A/C Units 
e Bike Racks 


https://www.mass.gov/doc/open-meeting-law-order-march-12-2020/download 


Join Zoom Meeting 


https://us0O2web.zoom.us/j/8836 7672310 
Meeting ID: 883 6767 2310 


One tap mobile 


+13017158592, 8836 76723104 US (Washington DC) 
+13126266799, 8836 7672310# US (Chicago) 

Dial by your location 
+1 301 715 8592 US 
+1 312 626 6799 US 
+1 929 205 6099 US (New York) 
+1 253 215 8782 US (Tacoma) 
Meeting ID: 883 6767 2310 
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